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ACTION EUR- 12 

INFO OCT-01 ISO-00 FBO-02 A-01 L-03 CPR-01 SS-15 OC-06 
CCO-00 SY-05 EURE-00 INR-07 /053 W 

231327Z 005435/43 

P231306ZMAY 77 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 7723 


LIMITED OFFICIAL USE MOSCOW 7151 

FOR: M FOR VAN GILDER, A/EBO FOR STANGE, EUR/EX FOR BASKEY 
EUR/SOV FOR BARRY 

E.O. 11652: N/A 

TAGS: AFSP, ABLD, UR, US, ASEC, ACOM 
SUBJECT: KIEV PROPERTIES 

REE: (A) MOSCOW 6178, (B) MOSCOW 7024 

1 . WITH RAPID PROGRESS ON THE GORKIY STREET BUILDING REPORTED 
INREFTEL B, EMBASSY IS CONCERNED THAT WE ARE FALLING 
BEHIND IN OUR RESPONSES TO THE KIEV AUTHORITIES ON THE 
MUCH LARGER STRELETSKAYA STREET COMPLEX. 

2. EMBASS HAS NOT HAD A REPLY TO REFTEL A FROM THE DE- 
PARTMENT. IT IS ESPECIALLY IMPORTANT THAT THE DEPARTMENT 
RESOLVE THE QUESTIONS RAISED IN PARA 5 OF REFTEL A WITH 
APPROPRIATE OFFICES IN A/SY AND A/OC. 

3. TO AVOID DELAYS AND DUPLICATION OF WORK, DEPART- 
MENT'S RESPONSES SHOULD BE KEYED TO SPECIFIC PARAGRAPHS 
IN PROJECT PROPOSALS, NOT TO THE KNOOP REPORT (PARA 7, 

REETEL A). 

4. THE EMBASSY BELIEVES IT IS IMPORTANT NOT TO LOSE 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 MOSCOW 07151 231321Z 

MOMENTUM ON THE STRELETSKAYA COMPLEX, BUT UNTIL WE 
HAVE THE DEPARTMENT'S RESPONSES WE ARE UNABLE TO PRO- 
CEED. 

MATLOCK 
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